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16 April 1970 



Subject: Contract AF33 (657) -1281^.6 Follow-On EMR Program 

Monthly Technical Progress Report 
Period Ending 31 March 1970 


Dear Burt: 

In fulfillment of the subject obligation enclosed please 
find one (1) copy of this Contractor’s report No. 73. 


STATINTL 


JM:vg 
Enel, 
ec ; 


SP0 

ASPO 


Regards, 



Jim 


w/2 cys. end. 
cy. encl. 
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ELECTROMAGNETIC RECONNAISSANCE SYSTEMS 

MONTHLY LETTER REPORT NO. 73 (U) 

19i|.0-L-73 


PERIOD ENDING: 31 MARCH 1970 
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This is the seventy- third (73) monthly letter report listing 
the remaining open items attendant to the procurement of 
additional Electromagnetic Reconnaissance Systems (EMR). 
(March 1970) 


F0LL0W-0N 'EMR PROGRAM- STATUS OF OUTSTANDING ITEMS 


BASIC CONTRACTUAL OBLIGATIONS 

W/S Item V - CONFIGURATION RECORDS 

Will be submitted for acceptance under the 
Contractor’s final (close-out) voucher. 

Complete - Not delivered 


SUPPLEMENTARY CONTRACTUAL REQUIREMENTS 

ECP 1911.0-29 SCL MEMORY NOISE & LOGIC RETROFIT 


era 


One (l) remaining spare assembly "Stabili 
Drive Assemblies Wired" (TI P/N 54.206Ij.-2, . 
902720A02) is in t he process of being modified 
the Subcontractor, I ~ 

California. - This x 
to AI of May 1970. 


and 


by 


STATINTL 


STATINTL 


nrem rras 


uuinyeiupxai/t)u — uexx vci j 


STATINTL 


APPROVED 
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OPTIONAL REQUIREMENTS (Spare Parts) 


\ 


\ 


V 

\ 


LIST NO. SEQ. # PT. NO. NOMENCLATURE QTY REMARKS 


EDD 


- 1 - 

14- 


56- 


- A0 9 320 — 3i4.0500 - i Stag e ft-Amp - 

4m8B1 t 


0214.600 514-2065-1 Sense Card 

Assam. 


- 03 - 3)^0 3: — 5 l 4 . 20 6 {t— 2 S tablilieer - 


ASPO enters this item it/15 
on DCN E67-114.7 S/3 
List It I/N 02lt600 

ASPO - cnt - ors— P/N-a s — 1 - / - 7Q - 


- 51t2061t - l on DON - E 6 8 - lt 6 t 
-S75-^V ^-5 ' lf2 ' 0 6 ) 4 . - 2 ■ DCN — 
"B65^ 91 Sge" ' L"i 's t- i p" I ~ /N ~~ 
Og - 3lt»l - 


700181 — 5001t87 - lt One Shot L . 0 

■700182 — 5021t87 - 3 One Shot - L - rC - a" 


■V70- 


“36- 


-V?o- 


SHIP INF0RMA. 
Vo. 5201 to PSO 


< 

- V - o -. -5 - lO 8 - to - PS O- 


Vo.5313 to PSO 
Vo. 5313 to PSO 


c 
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